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Message Text 



UNCLASSIFIED 
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13 

ACTION NEA- 16 

INFO OCT-01 ISO-OO EB-11 AID-20 CIAE-00 INR-11 NSAE-00 

RSC-01 EA-11 DRC-01 /072 W 

— - — - 118358 

R 061205Z AUG 74 
FM AMEMBASSY KABUL 
TO AMEMBASSY BEIRUT 
AMCONSUL HONG KONG 
AMEMBASSY JIDDA 
AMCONSUL KARACHI 
AMEMBASSY KUWAIT 
AMEMBASSY NEW DELHI 
AMEMBASSY TEHRAN 
USDOC WASHDC 
INFO SECSTATE WAYSHDC 9035 

UNCLAS KABUL 4916 

E.O. 11652: N/A 
TAGS: BMEP, BEXP, AF 

SUBJECT: MAJOR EXPORT PROJECT: HELMAND VALLEY ROAD CONSTRUCTION- 
STATUS REPORT 

REF: KABUL 4455 

1. POST ECONOFF RECEIVED LETTER AUGUST 3 FROM ENGINEER 
KAZI, PRESIDENT, HIGHWAY MAINTENANCE, MINISTRY OF PUBLIC 
WORKS IN REGARD TO HELMAND VALLEY ROAD (REFTEL). LETTER 
BASICALLY INTRODUCES PROPOSAL OF HELMAND- ARGHANDAB CON- 
STRUCTION UNIT (HACU) TO FORM JOINT VENTURE WITH FOREIGN 
FIRM TO BID ON PROJECT. 



2. LETTER GIVES NEW SCHEDULE FOR PROJECT (CORRECT REFTEL). 
DESIGN TO BE COMPLETED DECEMBER 1974; INVITATION TO BID ISSUED 
IN MARCH, 1975; CONTRACT AWARDED JUNE, 1975. WORK TO BEGIN 
90 DAYS THEREAFTER. CIVIL WORKS CONTRACT INCLUDES 
$1 1.4 MILLION IN FOREIGN EXCHANGE AND OVER $8 MILLION 
UNCLASSIFIED 

UNCLASSIFIED 
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IN LOCAL CURRENCY. 
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3. HACU PRESENTLY HAS 1,200 EMPLOYEES AND MUCH EQUIP- 
MENT IN HELM AND VALLEY. USAID HAS GENERALLY GOOD 
IMPRESSION OF HACU. ECONOFF FEELS HACU AND JOINT- 
VENTURE PARTNER WILL HAVE EXCELLENT CHANCE AT HELMAND 
CONSTRUCTION CONTRACT. 

4. HACU INTERESTED IN FORMING JOINT- VENTURE IN NEAR 
FUTURE. ASKS INTERESTED FIRMS WRITE: 

G.D. SHAM 
HACU 

SHAH-I-ANJIR 

LASHKAR-GAH 

AFGHANISTAN 

5. POST SENDING COPY OF HACU LETTER TO USDOC AND OTHER 
ACTION ADDRESSEES AIR POUCH. 

ELIOT 



UNCLASSIFIED 



NNN 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 06 AUG 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974KABUL04916 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D74021 5-0251 
From: KABUL 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t1 9740871 /aaaacjdy. tel 

Line Count: 79 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION NEA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: KABUL 4455 

Review Action: RELEASED, APPROVED 

Review Authority: cunninfx 

Review Comment: n/a 

Review Content Flags: 

Review Date: 05 JUN 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <05 JUN 2002 by reddocgw>; APPROVED <22 JAN 2003 by cunninfx> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: MAJOR EXPORT PROJECT: HELMAND VALLEY ROAD CONSTRUCTION- STATUS REPORT 
TAGS: BGEN, BEXP, AF 
To: BEIRUT 
Type: TE 
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